Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Message Text 


UNCLASSIFIED 

PAGE 01 SEOUL 02006 260647Z 
45 

ACTION EA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

104199 

R 26045 8Z MAR 75 
FM AMEMBASSY SEOUL 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 9059 
AMEMBASSSY MANILA 
AMEMBASSY SINGAPORE 
AMCONSUL HONG KONG 
US DEPARTMENT OF TREASURY 

UNCLAS SEOUL 2006 

MANILA FOR USADB 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJECT: MAJOR PROJECT - HANKOOK CAPROLACTUM EXPANSION 

REF: (A) STATE 055848 (NOTAL) 

(B) SEOUL 1457 

IN RESPONSE TO REFTEL, EMBASSY HAS CONFIRMED FOLLOWING WITH 
LEE, CHANG SUP, MANAGING DIRECTOR FOR PLANNING, HANKOOK 
CAPROLACTUM: 

1. THERE WILL DEFINITELY BE A SINGLE CONTRACT FOR PROJECT 
MANAGER WITH UNDIVIDED RESPONSIBILITY FOR DETAILED ENGINEERING, 
ERECTION, AND PROCUREMENT. 

2. ACCORDINGLY, HANKOOK PLANS THAT BIDDING WILL BE IN LARGE 
ENGINEERED TURNKEY PACKAGES. 

3. CONTRACT TERMS WILL BE NEGOTIABLE, BUT HANKOOK PREFERS 
LUMP SUM FIXED PRICE. 

4. HANKOOK IS STILL NEGOTIATING WITH ADB FOR FINANCING OF 
DOLS 54 MILLION TO COVER FOREIGN COSTS ON PROJECT. 

UNCLASSIFIED 

UNCLASSIFIED 
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5. FOR USADB: AS U.S. FIRMS ARE PRESENTLY RELUCTANT TO BID 
ON A LUMPED SUM FIXED PRICE CONTRACT (REF A), INCLUSION OF 
PROVISIONS TO COVER ESCALATION COSTS IN ADB PROCUREMENT 
PROCEDURES SEEM IMPERATIVE. POST WOULD APPRECIATE USADB ADVICE 
AND COMMENTS. 

6. HANKOOK WOLCOMES ARTHUR MCKEE INTEREST IN EXPANSION PROJECT. 

EMBASSY SUGGESTS MCKEE CONTACT LEE, CHANG SUP CONCERNING SUBJECT 
PROJECT. 

ERICSON 
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Copy: SINGLE 
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Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
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Disposition Date: 01 JAN 1960 
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Disposition History: n/a 
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Disposition Remarks: 

Document Number: 1975SEOUL02006 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 05-0800 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 975031 3/aaaaalns. tel 

Line Count: 71 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
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Review Authority: woolflhd 
Review Comment: n/a 
Review Content Flags: 

Review Date: 09 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <09 JUL 2003 by leeperne>; APPROVED <02 JAN 2004 by woolflhd> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT - HANKOOK CAPROLACTUM EXPANSION 
TAGS: ETRD, KS, HANKOOK CAPROLACTUM 
To: COM 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 



